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BILL NO. S-88-01-) VY 


SPECIAL ORDINANCE NO. SI. 


AN ORDINANCE approving Change 
Order Noy 1- for: Res. 191-87 
Amended, Boltz Street Lighting, 
(FINAL), with Weikel Line 
Company, Inc., in connection 
with the Board of Public 
Works and Safety of the City 
of Fort Wayne, Indiana. 
NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION Ty That Change Order No. 1 for Res. 
191-87 Amended, Boltz Street Lighting, (FINAL), with Weikel 
Line Company, Inc., in connection with the Board of Public 
Works and Safety, for: 


this Change Order is necessary 


because of the following: 
using prudent construction 
procedures and utmost 


cooperation from the contractor 
this project has been completed 
under budget. The greatest 
savings was created by 
restricting the amount of 
curbface sidewalk; 
involving a net decrease of Six Hundred Twenty-Five and 
55/100 Dollars ($625.55), all .as a more . particularly set 
forth in the specifications, and which is on file with 
the Office of the Board of Public Works and Safety and 
is by reference incorporated herein, made a part hereof, 
and is hereby in all things ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full 


force and effect from and after its passage and any and 


all necessary approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 





A Vue, M 


Jg Timothy aulay, Qity Attorney 
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CHANGE ORDER 0138/5 & 
Change Order No. l & Final Resolution No. 191-87 Amended 
Project No. Board Order No. 
Name of Project_ Boltz Street Light Amended Date December 17, 1987 
Tos 

(Contractor) 

Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 


aes” Description of Change cde Se 2 
[Quantity | Deszzaption [Unis Price) Decrease Increase 


Total Decrease 
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Total Increase 0.00 22820 








Net (Decrease) (EXYÆŁSĄ Contract Price 625,55 
The sum of $ 625.55 is hereby (GW@eax6) (deducted from) the total contract price 
and the final contract price shall be adjusted as follows: 
Original Contract Price B18, 256.25 
Current Contract Price Adjusted by Previous Change Order $ 0.00 
New Contract Price Including This Change Order $ 17,630.70 


The time provided for completion in the contract for this project is (unchanged) (ġygzaaxag) 
édennease&) by 0 calendar days due tc this Change Order. The date for completion 
of all work shall be December 1, 1987 : Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto, 


Recommended by: "Z Engineer) Date La~19-€9 


Date J2 -22-S 7 


eee eM eh 
Date i ee ees ae 
Date Art he Lh | 












Accepted by: 
Approved by: 


Approved by: 


Date /~/3 =d f 


Attested by: 


Change Order No. 1 & Final 


Resolution No. 191-87 Amended 


Board Order No. 


REQUEST AND JUSTIFICATION FOR CHANGE 


1. Necessity for hange: By doing prudent construction prhcéduras and igapar 
cooperation form the contractor this roject h b 

The greatest savings was created by restricting th i £ 

me O 

em EEA e a E a S E T D SEE, 
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2. Will proposed change alter size of the project? Yes No XX 


If yes, explain 


a a L oe 
r a E A E E A E 
3. Affect on operation and maintenance cost of this project: 

No affect on operation cost 

No affect on Maintenance cost 
eee 
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n aa A a a a 





Construction 





Engineer 
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5 3 BOLTZ STREET LIGHTS AMENDED 











Description of Change Change in Contract Price 

D Unit Price | Decrease . Increase 
. 0 Install 12' Blk Alum Ped pore 100.00 | 0.00 0.00 
366 | Aegi süriaca a minek 4080 o.oo | 145.60 

92 Install 2/C#6 Wire S Conduit ; 55 | 0.00 50.60 

0 Install 18"x18"x4' Concrete Foundation et ee Se 0.00 

0 Install 10' Riser ecito and Ell 50.00 0.00 ; 0.00 

165 Remove and Replace Curb Face Sidewalk 4.75 | 783.75 0.00 
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Net (Decrease) (ISESE) 
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uction Engineer Date 





Read the first time in full and on motion by 


seconded by CL gttep , and duly adopte read the second time ue 
title and referred to the Committee on (and the 
City Plan Commission for recommendation) and Públic Hearing to be hel after 


due legal notice, at the Council Conference Room 128, City-C 
Fort Wayne, Indiana, on 
of L9 ; f Mir EST: 


DATED: l-6 VF 
Read de ee Some = full and on motion by (veg ys) i 


seconded by , and duly adopted, placed on its 















SANDRA E. KENNEDY, CITY CLER 


passage. PASSED = < the following vote: 
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DATED: 
SANDRA E. KENNEDY, CITY CLERK 





Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as (A 


i fAPPROPRIATION)——_—_____ ae ) 
(SPECIAL) (ZONING MAP) ORDINANCE RESOLUTION NO Me ae 
on ‘the A eS day of LF ea eens — eS ae 


ATTEST 









the ZO A 


at the hour of AE o'clock s -M.,E.S.T. 


É a 


SANDRA E. KENNEDY, ~ CLER 


Approved and signed by me this ION “TOR: day Of Vale 
19 SS , at the hour of I: U9 o'cloc TE one. 


PAUL HELMKE, MAYOR 





¥ Admn. Anpr. ‘G 

TITLE OF ORDINANCE Change Order and Final Res. 191-87, Amended, Boltz St. 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety i 

SYNOPSIS OF ORDINANCE- Change Order and Final for Res. 191-87 Amended, 
Ste ‘serask Lighting is necessary because by using prudent con- 
struction procedures and utmost cooperation from the contractor 
this project has been completed under budget. The greatest savings 


was created by restricting the amount of curbface. sidewalk. 


Weikel Line Company, Inc., is the contractor. 
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EFFECT OF PASSAGE To facilitate completion of project. 


nt ee See le Oe Sa eee 
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EFFECT OF NON-PASSAGE 
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MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $625.55 decrease 
es ee O ee E 
ASSTGNED TO COMMITTEE 

rata an nce ee a ee O a SE ah a ee S 
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S-88-01-28 


BILL NO. 
REPORT OF THE COMMITTEE ON CITY UMIEITIES 
WE, YOUR COMMITTEE ON CITY GPILGITIES TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOXUFION)_ approving Change Order 
No. 1 for Res. 191-87, Amended, Boltz Street Lighting, 
(FINAL) with Weikel Line Company, Inc., in connection with 
the Board of Public Works and Safety of the City of Fort 

TR a a se 


HAVE HAD SAID (ORDINANCE) (RESOGUSESON) UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINANCE) RRSONI er e a a 


NO 


PAUL M. BURNS 
CHAIRMAN 

CHARLES B. REDD 
VICE CHAIRMAN 
MARK E. GiaQUINTA 








SAMUEL J. TALARICO 


JAMES S. STIER 


R- ASFK 


CONCURRED IN 






Sandra E. Kennedy 
City Clerk 


